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Message Text 


UNCLASSIFIED 

PAGE 01 VIENNA 05104 071823Z 
43 

ACTION EUR-06 

INFO OCT-01 ISO-OO EB-05 DRC-01 RSC-01 /014W 

072852 

P R 071623Z JUN 74 
FM AMEMBASSY VIENNA 
TO AMEMBASSY SOFIA 
USDOC WASHDC PRIORITY 
INFO SECSTATE WASHDC 0000 
USIA WASHDC 

UNCLAS VIENNA 5104 

USDOC FOR KRAMARIC 

E.O. 11652: N/A 
TAGS: BEXP, BU 

SUBJECT: PLANNING FOR U.S. EXHIBIT 1974 PLOVDIV FAIR 
REF: USDOC 7522 

1. MICHAEL SCHR FIBER. USIA DESIGNER OF SUBJECT EXHIBIT. 

GAVE BRIEFING JUNE 7, AT EWTC ON EXHIBIT LAYOUT AND CON- 
STRUCTION. TOM CRAIG. USIS/REX, AND DAN DRULLARD, USIA 
CONTRACT OFFICER. ALSO PRESENT. DESIGN LOOKS EXCELLENT 
AND WE ANTICIPATE NO MAJOR PROBLEMS IN THIS RESPECT. 

2. EWTC STAFF ASSISTANCE ALSO DISCUSSED. WE PROPOSE TO 
MODIFY EWTC STAFF ASSISTANCE OUTLINED REFTEL TO MAKE IT 
MORE PRACTICAL AND BETTER SUITED TO REQUIREMENTS OF PARA- 
GRAPH 2B OF COMMERCE/USIA MEMORANDUM OF UNDERSTANDING. 
VONTILLIUS WILL WORK ON PROMOTION PACKAGE IN VIENNA BE- 
FORE GOING TO PLOVDIV AUGUST 26, WHERE HE WILL REMAIN UN- 
TIL OPENING DATE. DURING THEI PHASE VONTILLIUS WILL ASSIST 
COMMERCIAL EXHIBITORS IN SETTING UP. MARTIN WILL SERVE AS 
BDO DURING SEPTEMBER 3-10 PERIOD OF FAIR AND VONTILLIUS 
WILL RETURN TO PLOVDIV SEPTEMBER 9, TO ASSIST COMMERCIAL 
EXHIBITORS IN SHIPPING OUT THEIR EQUIPMENT. THIS REVI- 
SION ACCORDS MORE CLOSELY WITH VONTILLIUS AND MARTIN DI 
VISION OF EWTC WORK DURING PAST YEAR AND SHOULD STRENGTHEN 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 VIENNA 05104 071823Z 

EWTC SUPPORT OF SUBJECT EXHIBIT. CRAIG AND SCHREIBER CON- 


Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 



Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 


CUR IN THIS PROPOSAL, WHICH WAS DISCUSSED WITH DR. SHERMAN 
R. ABRAHAMSON DURING HIS RECENT VISIT. 

3. REQUEST USDOC CONFIRM OUR UNDERSTANDING THAT TEXT FOR 
PROMOTION PACKAGE FOR USDOC EXHIBIT WILL BE PREPARED 

BY USDOC IN WASHINGTON, TRANSLATED INTO BULGARIAN BY EMB 
SOFIA AND PRINTED BY CONTRACT PRINTER IN VIENNA UNDER EWTC 
SUPERVISION. DEADLINE FOR DELIVERY OF TRANSLATED PRINTING 
PACKAGE TO PRINTER IN VIENNA IS JULY 9. PRINTED CATALOGUE 
MUST BE IN SOFIA BY AUGUST 19, FOR TIMELY DISTRIBUTION TO 
BULGARIANS DURING PERSONAL CALL CAMPAIGN. WE ALSO ASSUEM 
THAT ACTION ON AUDIENCE IDENTIFICATION AND PERSONAL CALL 
CAMPAIGN WILL BE ASSIGNED TO EMB SOFIA. 

4. EWTC WILL BRIEF ERIC SVENDSEN OF EMB SOFIA RE RE- 
QUIREMENTS FOR PERSONAL CALL CAMPAIGN DURING HIS EXPECTED 
VISIT TO EWTC AT END OF JUNE. REQUEST USDOC ALSO SEND IN- 
STRUCTIONS TO EMB SOFIA RE THIS ASPECT OF PROMOTION OF EX- 
HIBIT. 

5. REQUEST EMB SOFIA DETERMINE HOW MUCH TIME NEEDED FOR TRANS- 
LATION OF PROMOTION PACKAGE (WHICH CONSISTS OF SIMPLE FLYER 
AND ESTIMATED 16-20 PAGE CATALOGUE) AND FIX DEADLINE ON THIS 
BASIS. ASSUME TEXT WOULD BE SENT FROM USDOC TO EMB SOFIA 

BY TELEGRAM AND DELIVERED BY EMB SOFIA TO EWTC FOR PRINTING. 
COMPLETED PROMOTION PACKAGE WOULD BE DELIVERED TO EMB SOFIA 
BY EWTC. 

6. KARL KOSLOWSKI, USDOC EXHIBIT DESIGNER, WHO IS NOW IN 
VIENNA, HAS COMPLETED BID BRIEFINGS. DEADLINE FOR SUBMISSION 
OF BIDS IS 1 1A.M. JUNE 14. BIDS WILL BE CABLED TO USDOC 

WITH RECOMMENDATION. USIA REQUIRES AUTHORIZATION TO PROCEED 
WITH CONTRACT. USIA ALSO REQUESTS TRANSFER OF U.S. $20,000 
TO THEIR AGENCY IN ORDER TO PROCEED TO AWARD CONTRACT. 

FINAL COMMERCE CONTRACT TO BE NEGOTIATED 
JULY 15. ALL REQUIRED PROCUREMENT MATERIAL MUST BE IN 
DESIGNER'S POSSESSION NO LATER THAN JUNE 28, IN ORDER 
TO MEET CONTRACT OBLIGATIONS. HUMES 
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